PEEFACE TO THIED EDITION.
In this edition a general revision of Part IV has been made, in addition to minor changes in the other portions of the book. Several complete specifications have been entirely changed, or replaced, and many new ones have been added. These latter include Specifications on Riveted Steel Water Pipe; Wooden Stave Water Pipe; Wrought Iron Chains; Railroad Concrete Work; Railway Road-beds; Levees; Steel Highway Bridges and Viaducts; Steel Railroad Bridges and Viaducts; Preservation of Railroad Cross-ties; Filter Gravel and S^nd; Specifications and Contract for Architect's Services; and the general specifications for testing hydraulic cements, adopted by the U. S. Engr. Corps. Besides these, two new appendices are given on The Engineer as an Expert Witness, and the Standard Specifications for Iron and Steel proposed by the American Committee of the International Association for Testing Materials.
The three great works on Engineering Contracts and Specifications are those by Mr. John Casson Wait, M. C. E., LL. B., namely: Engineering and Architectural Jurisprudence; The Law of Operations Preliminary to Construction in Engineering and Architecture; and The Law of Contracts; all these are published by John Wiley & Sons. These books are excellent texts for the lawyer, as full citations of cases are given. Mr. Wait is now Asst. Corporation Counsel for the City of New York.
The book has been enlarged by these additions by 114 pages, and the author hopes it may thus have an increased usefulness to the members of the Engineering profession.
J. B. J.
Madison, Wis., June, 1902.
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